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Message Text 



UNCLASSIFIED 

PAGE 01 ATHENS 07140 180859Z 
20 

ACTION FBOE-OO 

INFO OCT-01 EUR- 1 2 ISO-OO A-01 L-03 /017W 

017366 

R 180700Z SEP 75 
FM AMEMBASSY ATHENS 
TO SECSTATE WASHDC 519 

UNCLAS ATHENS 7140 

E.O. 11652: N/A 
TAGS: ABLD, GR 

SUBJECT: PERIMETER FENCE - PROPERTY NO. 15218 

REFERENCE: EMBASSY OMS APRIL 28 AND MAY 23. DEPTEL 140582 AND 
ADDENDUM NO 1 TO CONTRACT S-23FBO-355 

1. ABOVE CONTRACT DOES NOT INCLUDE COST FOR ISSUANCE OF BULDING 
PERMIT SINCE IT WAS ANTICIPATED THAT PERMIT COULD BE OBTAINED 
GRATIS. DEPARTMENT S ATTENTION, HOWEVER, IS INVITED TO ARTICLE 

3 OF ADDENDUM NO 1 QUOTING A FIGURE OF $833 IN CASE CONTRACTOR 
WOULD TAKE REQUIRED STEPS AND SIGN PERTINENT DOCUMENTS. 

2. PERMIT HAS SINCE BEEN OBTAINED ON EMBASSY ENGINEER'S 
SIGNATURE. ITS ISSUANCE, HOWEVER, REQUIRED PAYMENT OF ENGINEER'S 
DUES AND FEES TOTALING $250 

3. DEPARTMENT REQUESTED MAKE $250 AVAILABLE TO REIUMBURSE 
CONTRACTOR WHO ADVANCED THIS SUM IN ORDER EXPEDITE ISSUANCE 
OF PERMIT 

4. EARLY APPROVAL WILL BE GREATLY APPRECIATED. 

KUBISCH 



UNCLASSIFIED 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 18 SEP 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975ATHENS07140 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750323-0690 
From: ATHENS 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19750937/aaaabgoq.tel 

Line Count: 47 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION FBOE 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 75 STATE 140582 
Review Action: RELEASED, APPROVED 
Review Authority: RowellEO 
Review Comment: n/a 
Review Content Flags: 

Review Date: 04 FEB 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <04 FEB 2003 by maustmo; APPROVED <05 FEB 2004 by RowellE0> 

Review Markings: 
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EO Systematic Review 
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Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 
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